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the airfield plan JIB 5/36/85 October 52 on which 
une undermentioned observed features have been marked is attached at 
Appendix "A". 
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Runway 


Railway ramp used by the civilian contractor. 

Hangar housing vehicles and equipment of BAU UNION BRANDENBURG. 

Air traffic control building housing offices of BAU UNION BRANDENBURG 
Hangar used for the storage of coal, timber etc., by the civilian 
contractor. 

Hangar housing the vehicles and e*iaipment of VE3 Bagger and 
Foerder Botriebe BERLIN and MAGDEBURG • • f . 

Barrack blocks used as accommodation for German workmen. 

Wooden fence enclosing the barracks area occupied by Russian troops. 
Entrance to the airfield used by the civilian contractor. 

Eastern end of the strip levelled for runv/ay/over shoot 
Approx, alignment of runway. 


A strip approx. 220 m wide is being levelled for an EAST WEST runway and 
border! ng s trips 


(a) The EASTERN end of the levelled area is at approx, map reference 
- - PD 921 - 352 . -■ 


(b) Tc date the levelled area has been extended westwards to approx. 
^Easting PD 394* It will eventually be extended ending to the EAST 
of the village of SCIIERNICICAU (PD 874 . 346 ). 


(c) The strip being levelled for the runway is 80 m wide and has a camber 

of 40 cms. A strip 20 m wide along the NORTHERN edge of the run'/.* ly 
;• and a strip: 120 m wide along the SOI ’HERN edge of the runv/ay aro case 
? •"'being levelled. • / • , . o 


(d) The removed top soil is being collected in dumps to tho NORTH of the 
levelled area. Any clay excavated is also being dumped thorc and is 
later spread on the levelled strips adjoining either sido of thu rurway. 


^ era ? lc excavation is required on the section either side of 
PD 910, where the proposed runway c.osscs a hill. Maximum dopth ' 

N0RrnimT of the runway is 200 cma and along 

cms * The soi removed there is used to ruioe 
the WESTERN and EASTERN sections of tho runway. To date tho level of 
the EASTERN end of the runway/overs *00 t has boon raised by 40 cna 
After rolling, a further layer of 4 ^ cm 3 is now being dumped. 


(f) Earth movements are due to bo completed by 15 Docembor 56 . 


Civilian Contractors 


(a) Tho senior oontractor on this airfield is BAU UUI0H (ITB) URAHI»3;iiUj«j. 


(b) Tho two sub-oontractora responsible for oarth novonunta aro tho DWf T ; 

J1 1 f » n TMnr\??n n . . — V V • - l .1 
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